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Message Text 


UNCLASSIFIED 

PAGE 01 BEIRUT 07385 121847Z 

43/15 

ACTION FBOE-OO 

INFO OCT-01 NEA-10 ISO-OO A-01 /012W 

019290 

R 111135Z JUN 75 
FM AMEMBASSY BEIRUT 
TO SECSTATE WASHDC 4738 

UNCLAS BEIRUT 7385 

CORRECT COPY (FOR MRN 7385 VICE 4738) 

FOR FBO FROM SMITH 

E.O. 11652: N/A 
TAGS: ABLD 
SUBJECT: NOB BEIRUT 

FOLLOWING REQUESTED TO ISSUE CHANGE ORDERS COMPLYING WITH CONTRACT 
AMENDMENT NO. 1 . APPRECIATE REPLY BY TELEGRAM. 

1. SUBSCRIPITION FEE FOR PUBLIC UTILITY WATER MAIN. COST 4500 
LEBANESE POUNDS. OH AND PROFIT LL990. TOTAL LL 5490. AT EXCHANGE 
RATE ON DATE OF PAYMENT TO WATER COMPANY $2222. AUTHORIZED 1950. 
BALANCE $272 REQUESTED. 

2. SHARING IN WATER WELL AND MAKING PERMANENT CONNECTION TO 
BUILDING WATER SYSTEM. COST $6350. OH AND PROFIT 1335. TOTAL 7747. 
AUTHORIZED 7493. BALANCE $254 REQUESTED. 

3. OMNIBUS. MATERIALS $35,608. CONCRETE AND STEEL COST INCREASES 
DRAWINGS ITEMS 34, 37, 44, 45, 46, 47 $1500. LABOR 13,871. 

OH AND PROFIT 11,215. TOTAL 62,194. AUTHORIZED 59,098. BALANCE 
$3,096 REQUESTED. ALL ABOVE WILL BE CLASS B-2 CHANGE ORDERS AS 
DEFINED IN AMENDMENT. 

PLEASE NOTE PROJECT DOES NOT YET HAVE FUND FOR MINOR CHANGE ORDERS 
AT PROJECT SUPERVISORS DISCRETION. 

GODLEY 

UNCLASSIFIED 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 11 JUN 1975 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975BEIRUT07385 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D750205-0711 
From: BEIRUT 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t19750658/aaaacauq.tel 

Line Count: 52 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION FBOE 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: greeneet 
Review Comment: n/a 
Review Content Flags: 

Review Date: 02 DEC 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <02 DEC 2002 by PhilliR0>; APPROVED <09 FEB 2004 by greeneet> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
06 JUL 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: NOB BEIRUT FOLLOWING REQUESTED TO ISSUE CHANGE ORDERS COMPLYING WITH CONTRACT 
TAGS: ABLD, AINF 
To: STATE 
Type: TE 
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